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1. PURPOSE (General Statement of what work or taska are to be accomplished. 
a. Provide a determination of the effectiveness of a 25X 
b. Provide a determination of the effectiveness of a 

test | | 


¢-__Frovide a determination of the effectiveness of | _ijexfiltration on a neal 


2. DESCRIPTION OF WORK oR SERVICES REQUIRED (Outline firm tasks, showing contractors and contract price un'a ze 
task. A task is "Firm" when the scope.of work is known, when a contractor has heen selected and when the price is 


known within 10%.)@, Remove test equipment Prom Previous test phase and bring test aire 
Plane up to operational £ 


“BBMIA 


25X1A b. Install 
ec. Install 

25X1A fd. Install fs 
Lockheed Aircraft Corp., Burbank, California will. be the contractor for the above. The 
above tasks will be accomplished simultaneously as a package. Total cost estimated at 
$160,000, of which $20,000 will be funded by TSS. osx4 hk: 
3. enough ee cletiie npn Scer ice Pere in this section expected tasky which are no O5X1p 

25x1A | Upon completion of installation of the shree (3) items i.e. 

20X1A ra aaa these items should be flight tested. It is es a 

25X1A | hours will be required (110 hours on and 30 hours each on and 

This is reimbursable to the USAF at $47,000 plus an estimate 3000 for 

miscellaneous supplies and support. 
4. TOTAL ESTIMATED COST (Include statement on availability of funds. ) ! 
FY-59 - $140,000 (plus $20,000 reimbursable from TSS) for Section 2 above. FY-60 - Hf, ; 
$62,000 for the flight tests. Chtigzbiest aA wele. ta lsg (ps 222 pp -S We 
5. DELIVERY SCHEDULE OR PERIOD OF PERFORMANCE aa: j 
Installation to be completed by 30 June 1959. 25X1A 
Flight tests to start lJuly 1959 and be completed 30 September 1959. 
6. REMARKS (Include any statements that clarif 7 ed.) 25x! A 

25X1A| Approval for installation and test not being requested on 
this program approval. Approval o ng further determination of Tegel temen esl, 


ws ccordance with DD/P e4ks53 » dated 21 March 1959, SUBJECT; [| Equipment 


Pregram. 


‘D-DD/P REQUESTER 


Us aatn Gh  promninell approres| 
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APPROVED: o , Poh: APFROVED: 
(Approving officer strike out one) = 
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7. CONDITION 


25X1 


FORM 


FORM BES 


